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2« DETAILED PLAN FOR FLIGHTS! 

FLIGHT N8R ONE? BATE? D-DAY? OBJECTIVE! CHECK OUT ALL 
EQUIPMENT IN FLIGHT? COURSES LOCAL? DURATIONS ONE-HALF 
HOUR AT MAXIMUM ALTITUDE* FLIGHT NBR TOO* DATE D-DAY 
miS TOO? FLIGHT NBR THREE, D PLUS SIX? FLIGHT NBR F0UR f 
D PLUS NINE? FLIGHT NBR FIVE, D PLUS THIRTEEN. FLIGHTS 
TWO THROUGH FIVE, OBJECTIVE? MEASURE ACTUAL V/ft, RECORD 
>//H FROM VARIOUS SENSORS ? COURSES DEATH VALLEY, MONO 
LAKE, MX© WHITNEY, BAKERSFIELD, TEMBLOR AND DIABLO MT. 
RANGE, STOCKTON, E. SACRAMENTO, FT* ARENA, SAN FRANCISCO, 
AND PASO ROBLES? DURATIONS TWO AND ONE-HALF HOURS AT 
MAXIMUM ALTITUDE. 8- DAY IS 19 JULY, ASSUMING ALL EQUIP- 
MENT IS RECEIVED AS MOW SCHEDULED. OTHERWISE, D-BA^ 5X1A 
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WILL BE SET BACK. 
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PURCHASE ORDER 60591 IS LIKELY TO SET THIS BACK* 
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